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BONN FOR RCO, FRANKFURT FOR RTC, LONDON FOR ATO 

1. PLUMBING SUPPLIES MENTIONED PARA. 2 REFTEL WITH EXCEPTION 

OF TOILET RECEIVED FROM CUSTOMS WAREHOUSE JUST BEFORE HOLIDAYS. 
TOILET BOWL STILL BEING TRACED. FOR HELSINKI REMAINING PAINT 
SUPPLIES AND MASTIC ALSO RECEIVED. 

2. FLOOR GRILLS ARE NOT FOR ENTIRE INSPECTION WAY IN SECURE 
AREA. ONLY GRILLS REQUIRED ARE FOR HALLWAY OUTSIDE 4 OFFICES 
OF EAST WING AND 2 ROOMS ON FIFTH AND SIXTH FLOORS. INSPECTION 
WAYS ARE ONLY ALONG COMMON WALL. IMPERATIVE THESE BE LEFT OPEN 
FOR CONTINUING INSPECTION AND NOT SEALED. THAT THEY BE COVERED 
WITH GRILLS IS REQUIRED BY PERSONNEL SAFETY. 

3. FROM DRAWINGS LEFT BY RUSSILLO. AND CONVERSATIONS. OUR 
UNDERSTANDING HAS ALWAYS BEEN THAT WINDOWS OF ENTIRE FOURTH 
AND FIFTH FLOORS, LESS APARTMENTS, WERE TO BE SUPPLIED WITH GRILLS, 
PLEASE CLARIFY SOONEST. 

4. WE STILL AWAIT INFORMATION REGARDING AIR VENTS FOR ROOMS 
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5. PARA. 3 REFTEL LEAVES UNCLEAR SOURCE OF FUNDING FOR FIFTH 
AND SIXTH FLOOR RENOVATION, INSTALLATION OF EMERGENCY GENERATORS 
AND HEAVY COST OF INLAND FREIGHT FOR SY AND OC EQUIPMENT 
SCHEDULED FOR INSTALLATION IN SECURE AREA. 

GLEYSTEEN 
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